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UNCLASSIFIED 

PAGE 01 WARSAW 05994 021208Z 
40 

ACTION NSF-04 

INFO OCT-01 EUR-06 ISO-OO SCI-06 ABF-01 DRC-01 RSC-01 /020W 

098209 

R021147Z OCT 74 
FM AMEMBASSY WARSAW 
TO SECSTATE WASHDC 1522 

UNCLAS WARSAW 5994 

E.O. 11652: N/A 

TAGS: TPHY, OSCI, TGEN, PL 

SUBJECT: NSF/SFCP - CONSTRUCTION OF COPERNICUS ASTRONOMICAL 
CENTER (CAC) GF-37198 

REF STATE 216264 

1. REFTEL RECEIVED DAY AFTER DR. RIES DEPARTED WARSAW. ON 
SEPTEMBER 30 RIES HELD LONG DISCUSSION WITH WOSZCZAK, DURING 
WHICH WOSZCZAK ADMITTED THAT CAC CONSTRUCTION IS NINE 
MONTHS BEHIND SCHEDULE DUE TO FORCED CHANGE IN CONTRACTORS 
EARLIER THIS YEAR. WOSZCZAK STATED FIRMLY THAT NO ADDITIONAL 
DELAYS WILL BE TOLERATED AND CAC CONSTRUCTION WILL BE 
COMPLETED BY END OF 1975. HE ALSO STATED THAT PAN WILL BEAR 
ALL ADDITIONAL COSTS OCCASIONED BY DELAYS. WOSZCZAK PRO- 
VIDED RIES PHOTOGRAPHS DOCUMENTING CONSTRUCTION PROGRESS 
SINCE NEW BYDGOSZCZ CONTRACTORS ON JOB. SITE VISIT WAS 
CANCELLED DUE TO BAD WEATHER. 

2. TO MORE CLEARLY DEFINE WHAT WRITTEN REPORT, IF ANY, IS 
REQUIRED AT THIS TIME AND TO AVOID IMPRESSION OF HARASSMENT, 
EMBASSY SUGGESTS NSF CONSULT WITH RIES UPON HIS RETURN TO 
WASHINGTON NEXT WEEK BEFORE CONTACT WITH WOSZCZAK RE- 
ESTABLISHED. 

DAVIS 
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